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E.O. 11652: N/A 
TAGS: ENRG, IZ 

SUBJECT: INOC DEEP SEA TERMINAL 

1. BROWN AND ROOT PROJECT MANAGER FOR INOC DEEP SEA TERMINAL 
JERRY HASH AND PROJECT ENGINEER TOM HINES MET WITH SCCOP 
DIRGEN IN LONDON IN MID-NOVEMBER AND VISTED BAGHDAD NOV 18-20 
FOR PLANNING SESSIONS. THEY AND PROJECT HDQS WILL BE IN HOUSTON 
BUT THEY EXPECT VISIT IRAQ FREQUENTLY. FIRST BATCH OF 13 INOC 
ENGINEERS DEPARTING SOON FOR HOUSTON TO BEGIN ENGINEERING WORK. 

2. DEADLINE FOR THIS 120 MILLION DOLLAR PROJECT IS VERY TIGHT 
24 MONTHS. FABRICATION OF TERMINAL PARTS WILL TAKE PLACE IN 
U.S. AND IN GULF AND BE TRANSPORTED TO IRAQ IN OCTOBER OF 
NEXT YEAR. PIPE WILL COME FROM JAPAN. FIRST SIZABLE GROUP 

OF BROWN AND ROOT PERSONNEL WILL NOT ARRIVE UNTIL JULY 1974 
AND BY OCT WILL NUMBER 300, ONLY 15 PERCENT AMERICAN. 
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3. AS SOON AS IT WON INOC CONTRACT BROWN AND ROOT LOWERED ITS 
BID ON FOURTH BERTH AT BPC TERMINAL AT KHNOR AL-AMAYA AND IT WAS 
RECENTLY AWARDED THIS CONTRACT. 

LOWRIE 
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